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Chris Provencal 


From: 
To: 
Sent: 
Subject: 


"David Shepherd" 
<davids@dartaero.com> 
"Chris Provencal" 
<chrisp@dartaero.com> 
September 
19, 2005 5:19 PM 
Re: 02802-1/-2 


This is an acceptable 
deviation. 
I think it would be a good idea to update the drawing as you proposed 
for all 
future parts. 


David 


----- Original Message ----- 
From: 
Chris Provencal 
To: David Shepherd 
Sent: 
Monday, September 
19, 2005 3:04 PM 
Subject: 
02802-1/-2 


They are machining 
02802-1/-2 
arms. 
The pivot hole is now 0.507+0/-0.001. 
They are getting 0.508. 
The tool 
program is cutting 0.507 and it's ending up 0.508. 
They'd have to get Jean-Luc to change the program 
(not 
here now). 
Would a dimension 
of 0.507+0.001/- 
0.001 be allowable? 


Sincerely, 
Chris 
Provencal 
DART Aerospace Ltd. 
Email 
chrisp@dartaero.com 


Phone 
613-632-3336 
Fax 
613-632-4443 


19/09/2005 


